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R 101921Z MAY 74 
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E.O. 11652: N/A 
TAGS: BEXP.EC 

SUB J : MAIOR PROJECT: QUITO AND GUAYAQUIL AIRPORTS 
REF: STATE 71740 

1. ACCORDING TO V.P. KELLY, IECO RECEIVED MAY 8 REVISED 
WORDING FOR FOUR GUARANTEES (ADVANCE, PERFORMANCE, 
TERMINATION, AND LETTER OF CREDIT) FROM LAW FIRM IN QUITO. 
KELLY OPTIMISTIC GUARANTEE PROBLEM CAN BE OVERCOME BUT 
IECO STILL AWAITING GOE APPROVAL PERSONNEL AND SUB-CON 
TRACT DOCUMENTS FOR STUDY. ATTRIBUTES DELAY TO FACT THAT 
SPECIAL JOINT COMMITTEE ESTABLISHED BY NATIONAL PLANNING 
AUTHORITY AND CIVIL AVIATION DIRECTORATE NOT YET LEGAL ENTITY 
AND THEREFORE UNABLE APPROVE CONTRACT PROVISIONS. 

2. CROUSE-HINDS WRITING TO COLONEL SUAREZ WITH COPY FOR 
COMAT CONCERNING A PROPOSAL FOR AN AIRPORT LIGHTING SYSTEM 
AT GUAYAQUIL IN LINE WITH SUAREZ REQUEST DURING RANDOLPH 
VISIT. 
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3. ADVISE WHETHER EMBASSY FEELS COMMERCE MAJOR 
PROJECTS SHOULD ALERT U.S. FIRMS TO COLONEL GOETCHEL'S 
INTEREST IN POSSIBLE CONSULTANT SERVICES FOR THE 
PLANNING, DESIGN, AND EQUIPING OF AN AIR MAINTENANCE 
INSTALLATION FOR THE ECUADORIAN AIR FORCE. FURTHER 
DETAILS ON THIS PROJECT WOULD BE HELPFUL. DECON FOLLOWING 
5/9/75. RUSH 
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